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ACTION AID-05 

INFO OCT-01 AF-06 ISO-OO IGA-01 EB-07 L-02 /022 W 

094850 

R 101410Z FEB 75 
FM AMEMBASSY ABIDJAN 
TO AMEMBASSY MONROVIA 
INFO SECSTATE WASHDC 2035 

UNCLAS ABIDJAN 1166 

E.O. 11652N/A 

SUBJ: LIBERIA TELECOM LOAN 669-H-021 

REFS: A) TWO-WAY MEMO OF JAN 29, 1975 FROM SPRINGER TO 
WEDEMAN; 

B) ABIDJAN 0585; 

C) STATE 017587; 

D) REDSO BIMONTHLY REPORT NO. 23, PP. 31, 32. 

1. REF A TRANSMITTED GOL REQUEST FOR AID APPROVAL OF 
THE REPLACEMENT OF CENTRAL SINKOR OFFICE BATTERIES AND 
THE ADDITION OF CHARGERS AT SINKOR EXCHANGE, TO BE FINANCED 
UNDER LOAN 021. 

2. BEFORE REDSO CAN REEPOND ABOVE OR APPROVE PLANS, SPECS, 

FIBS, BID AWARDS ETC. FOR ANY PROCUREMENT OR CONSTRUCTION CON- 
TRACTS UNDER SUBJECT LOAN, A NUMBER OF 

THINGS MUST BE DONE: 

A) ALL CP'S UNDER SECTION 3.03 OF SUBJECT LOAN 
MUST BE MET; 

B) PUA AND PAGE MUST SUBMIT A LIST OF REQUIRED 
EQUIPMENT AND CONSTRUCTION PROPOSED FOR FINANCING 
UNDER THE LOAN TOGETHER WITH COST ESTIMATES. SINCE 
THERE ARE NOT NOW SUFFICIENT FUNDS AVAILABLE FOR ALL 
THE PROCUREMENT WHICH WAS ORIGINALLY CONTEMPLATED (SEE 
REF D), THIS LIST SHOULD BE RANK-ORDERED TO FACILITATE 
EVALUATION OF ADEQUACY OF FUNDS TO PROCURE ESSENTIAL 
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C) A PROJECTED SCHEDULE FOR PROCUREMENT AND 
CONSTRUCTION INCLUDING TIMING FOR: 

1) PREPARATION OF IFB'S; 

2) AID APPROVAL; 

3) ISSUANCE OF IFB'S; 

4) EVALUATION OF BIDS; 

5) BID AWARDS 

6) OPENING OF L/COM; 

7) SHIPPING OF COMMODITIES/COMPLETION OF 
CONSTRUCTION. 

WE AWARE THAT PAGE’S 74 THRU 77 IMPLEMENTATION CHART 
BRIEFLY ADDRESSES SCHEDULING. HOWEVER, REQUIRES UP-DATE 
AND MORE DETAIL. SEE REF B) APAR 3 AND REF C) PARA 3. 

D) BASED UPON AN IMPLEMENTATION SCHEDULE AGREED UPON 
BY PAGE, GOL, USAID AND REDSO, EXTENSION OF THE EXPIRED 
TDCP AND UP-COMING TDL/COM WILL BE NECESSARY. SUCH 
EXTENSIONS SHOULD AWAIT SUBMISSION OF ABOVE REQUESTED 
SCHEDULE. SEE ALSO PARA 3 REF B. WHEN REALISTIC 

DATES FOR THE TDCP AND TDL/COM ARE AGREED UPON, 

WE WILL NEED A REQUEST TO THAT EFFECT FROM GOL. 

3. PRIOR APPROVING ANY IFBS NEED RESPONSE PARA 4, 

REFB. 

4. SUGGEST GUIOT ADDRESS THESE ISSUES WITH PUA AND 
PAGE AS SOON AS HE RETURNS AS PER REF C. 

DIAMANTI 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: TELECOMMUNICATION, DEVELOPMENT LOANS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 10 FEB 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975ABIDJA01 166 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750048-0403 
From: ABIDJAN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750258/aaaacals.tel 

Line Count: 98 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 75 TWO-WAY, 75 MEMO OF JAN 29, 75 1975 

Review Action: RELEASED, APPROVED 

Review Authority: CunninFX 

Review Comment: n/a 

Review Content Flags: 

Review Date: 23 APR 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <23 APR 2003 by RuthemTJ>; APPROVED <09 JAN 2004 by CunninFX> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: LIBERIA TELECOM LOAN 669-H-021 
TAGS: EAID, ETEL, IV, US 
To: MONROVIA 
Type: TE 
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